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BILL NO. “S+85—01 - O23 


SPECIAL ORDINANCE NO. S- 22-5 


AN ORDINANCE approving Change Order 
for Res. #5995-83 - Wells Street 
Commercial Revitalization, with Lawn 
and: Turk Landscaping; Ine: y in cons 
nection with the Board of Public Works 
and Safety. 
NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Change Order for Res. #5995-83 - Wells 
Street Commercial Revitalization, with Lawn and Turf Landscaping, 
Inc., in connection with the Board of Public Works and Safety, for): 
This Change Order for Res. #5995-83, 
Wells Street Commercial Revitalization 
is necessary because of change in tree 
size; 
involving an increase of Six Thousand One Hundred Fifty-Four 
and 87/100 Dollars ($6,154.87), all as more particularly set forth 
in the specifications, and which is on file with the Office of the 
Board of Public Works and Safety, and is by reference incorporated 
herein, made a part hereof and is hereby in all things ratified, 
confirmed and approved. 
SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 





Councilmember 


APPROVED AS TO FORM 





ity Attorney 


Read the first time in full and on motion by A L2 Kare $ 
seconded by ine Pee A , and ae adopted, read the second time 


by title and referred to the Committee (and the City 
Plan Commission for recommendation) and Public Hearing to be held after 
due legal notice, at Ouncil Chambers, City= ilding, Fort Wayne, 
Indiana, on , the ; day of 

p LY cat: 












PAn Mores 
DATE: fe AE Se herre 


ANDRA E. KENNEDY, ITY CERK 
o 
Read the third time oe gees and on motion by L tt heey A 
seconded by PEES , and duly adopted, placed on its 
passage. PASSED ( ) by the following vote: 








AYES NAYS ABSTAINED ABSENT  TO-WIT: 
TOTAL VOTES a A 
BRADBURY ce 
BURNS a5 
EISBART E 
GiaQUINTA — 
HENRY — 
REDD aed 
SCHMIDT -— 
fs 

STIER 

gra 
TALARICO 





DATE: y-as eT 


Passed and adopted by the Common Council of the City of Fort 


SANDRA E. KENNEDY, CITY CLERK 


Wayne, Indiana, as (ANNEXATION) (APPROPRIATION)—(GENERAL 


(SPECIAL) (ZONING MAP) ORDINANCE (RE NO. —O59 E 


on the “2 ef tK day of ET ag hem 


ATTEST: as ta OP 
D dae Oe A a ES 
A LAK ra f ye we A ERTA 
E ESAE . ane es fea kinase 


SANDRA. E. KENNEDY, CITY CLERK PRES IDING/OFFICER 











Presented by me to the Mayor 
on the 23 AL day of 
at the hour of | OEE 


ort Wayne, Indiana, 


ie erg, 






the City ofr 


= Msi, Bie Deke 


Strat AS SARE SN et 
SANDRA E. KENNEDY, CITY CLERK 


TAA 


Approved and signed by me this <7 A_ day of Ee Ne y 


on pd 2 ree 4 
19 Xs , at the hour of ait o'clock £ Me ECS TS 
F T 


SW 
WIN MOSES, JR., MAYOR 


hange Order No. . + Resolution No. 5995-83 
zoject No. : Board Order No. 
2am2 of Project Wells Street Commercial Revitalization Date 12-6-84 
o Lawn and Turf Landscaping, Inc. : 
(Contractor) ; 
t 
antlemen: 


changes from the contract plans and 


ou are hereby requested to comply with the foliswing 
pecifications: 


er oy ean OF hane ao 
@uantitv[ Material nit Pics 
Bowhall Maple : BETE 


. {Guard Posts 94.00 
| eae Ia emen emoya E. 
Vere Wea ed ec ee 


l e! g 
lump sum {Change in tree size 

























Total Decrease 


ot2i Incr2asa 


Net CCE% (Increase) Contract Price 
; OISAETF : 
i SAO is hereby (added to; (SSMISESAXERGA) the total contract 


The sum of $ 
orice, and the final contract price shall be aclustec as follows: 


Original Contract Price § 18,819.78 
er $ 18,819.78 


Current Contract Price Adjusted by Previcus Change Ord l 
S HAA YILA 


New Contract Price Including this Chazge Gzcsr 





The time provided for completion in the contract for this project is (unchanged) KEAZXXXEXAY 
( cece eer RCA XXKXXXXXKXX XK MAAN LS due to this Changa Order. The date for completion 
əf all work shall be December 1, 1983 . Furthermore, this document snall become an 

the contract shall apply hereto. 








amendment to the contract and all provisions of the coi 
A 


hte A acum PERI RER Eee) Date (2-70-47 
x L mx (ss @oeeccnous(Contractor) Date JA-Bl-b, 


fccepted by: Ea 





Recommended by: 


(City Enaineer) Date 





aporoved by: 


; ME 
CA Oe 4 2 
Approved by: Lied ee Oner) Date YAY eo 


2 ` 


S ES EEN 2 


Date VEMA 
) 





Chance Order. No. . 1 


panan 


Resolution No. . 5995-83 
Board., Order No. : 


a 





REQ: EST AND JUSTIFICAL 


- 


t 





revitalization project, additional areas were available to be landscaped. Si 


required slight quantity changes. To settle a dispute with the contractor the Bo 
Works authorized a payment of 


specified size. Of the final contract proce, 


2500.00 will 





$6272.08 by Wells Street Merchants’ cos 


eo a Eo a a a 








Will proposed change alter size of the project? Yes X No 
If yes, explain: _ Expands the number of properties to be landscaped, ——— 


TE I E EE S a E a ar a a en 


+ 


Affect on operation and maintenance cost of this sroject: None. Property owners 


bear all maintenance costs. 





i 15 ` AS 
| Poa 
BILL NO. __S-85-01-03 o tt WA/3 


REPORT OF THE COMMITTEE ON FINANCE 


WE, YOUR COMMITTEE ON FINANCE TO WHOM WAS 





REFERRED AN (ORDINANCE) CRESSHEPLON) approving Change Order 
for Res. #5995-83 - Wells Street Commercial Revitalization, with 


Lawn and Turf Landscaping, Inc., in connection with the Board of Public 





Works and Safety 




















s 


TR HAD SAID (ORDINANCE) (RESOLUTION A UNDER CONSIDERATION AND BEG 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 
(RESOPUPFON) 


MEGS i - NO 


BEN A. EISBART 
CHAIRMAN 


JANET G. BRADBURY 
VICE CHAIRWOMAN 


SAMUEL J. TALARICO 


THOMAS C. HENRY 





_ JAMES S. STIER 


CONCURRED IN. /-4~2-f5_ ' SANDRA E. KENNEDY 


: CITY CLERK 





GETE AGMR. ANDTr. 
TITLE OF ORDINANCE Change Order for Res. #5995-83, Wells St. Commercial Revitalization 


DEPARTMENT REQUESTING ORDINANCE BOard of Public Works & Safety Pora ZE 


SYNOPSIS OF ORDINANCE This change order for Res. #5995-83, Wells St. Commercial 





Revitalization is necessary because of change in tree size, Lawn & Turf Landscaping, Inc. 





is the contractor. 





EFFECT OF PASSAGE Improvement of project. 








EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase $6,154.87 


ASSTGNED TO COMMITTEE 


